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31 March 1967 





MEMORANDUM FOR: Director, Office of Special Projects 


SUBJECT: CORONA Weekly Report, 27-31 March 


1, Webb conducted an acceptance inspection of SRVY's 


805-806 at GE, Philadelphia. on 28 March 1967 in accordance 


2. Webb visited at NPIC on 29 March in 
connection wie og: - Attitude and auxiliary data record- 
ste 


ing systems an llar/index requirements were discussed. We 


can expect e discussion of these requirements when NPIC 
' meets wi eople at Headquarters on 6 i 


Forecast Activities: 











1, The following buyoffs are scheduled for April and May. 
Webb will be available if needed, 


Instruments 220-22] 14 April . 
Instruments 304-305 21 April 
SRV's 747-748 21 May 
SRV 807 19 May 
SRV 808 26 May 


2. Webb will depart eveni 
m7: attend CCB meeting | 
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Deciassified and Released by the NRO 
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